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Office  Ctaarte  and  Ohio  Canal  Campy, 

Annapolis , June  2d , 1873, 

To  the  Stockholders  Ghes.  and  Ohio  Canal  Company, 

In  General  Meeting  Assembled  : 

Gentlemen  : — The  President  and  Directors  of  the  Chesapeake 
and  Ohio  Canal  Company,  in  compliance  with  the  requirements  of 
the  charter,  respectfully  submit  the 

i 

FORTY-FIFTH  ANNUAL  REPORT 

for  the  fiscal  year  ending  December  31st,  1812,  together  with  state- 
ments of  the  receipts  into,  and  the  disbursements  from  the  Treasury 
for  the  year  ending  31st  May,  1813, 

If  success  is  the  proper  standard  by  which  to  judge  of  the  man- 
agement of  public  enterprises,  we  congratulate  the  Stockholders 
upon  the  very  gratifying  financial  result  for  the  year  ending  31st 
May ; notwithstanding  the  various  extraordinary  and  unavoida- 
ble interruptions  to  the  trade  caused — 

By  the  unprecedented  low  water  in  the  Potomac  River  during 
the  months  of  August,  September  and  October  last; 

The  epidemic  among  the  horses  and  mules  in  November,  which 
alone  reduced  your  tonnage  over  (20,000,)  twenty  thousand  tons; 
The  early  close  of  navigation  by  ice  on  the  1st  of  December; 

The  delay  in  commencing  shipments  in  March,  caused  by  the  strike 
among  the  boatmen ; to  which  must  be  added  thq  destruction  of  the 
Borden  Shaft  by  fire,  and  strike  among  a portion  of  the  miners  in 
April,  which  still  further  decrease  your  revenue  from  tolls. 

We  have,  by  increasing  your  revenues  from  water  and  other  rents^ 
and  by  reducing  the  expenditures  fourteen  thousand  three 

HUNDRED  AND  EIGHTEEN  DOLLARS  AND  FORTY-NINE  CENTS,  been  able 
to  present  a more  favorable  net  result  than  for  any  correspond- 
ing period  since  the  organization  of  the  Company. 

/ 
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The  receipts  from  all  sources  into  the 
Treasury,  from  the  1st  of  June, 
18*72,  to  31st  May,  1813,  other 


than  repayments,  were $454,933  18 

The  total  expenses  for  operating,  main- 
taining and  improving  the  Canal, 
and  pay  of  officers  during  that  pe- 
riod, were $209,481  18 


Showing  the  net  revenue  for  the  year 

to  be $245,446  00 

To  which  add  balance  in  the  Treasu- 
ry June  1st,  1812 $ 58,308  48 

Total  balance  applicable  to  payment  of 
floating  debt  and  overdue  interest 

on  Preferred  Construction  Bonds...  $303,154  48 


Accounted  for  thus : 

1812,  June.  To  pay  coupon  due 

January  1855.... 
August,  To  pay  coupon  due 

July  1855 

October,  To  pay  coupon  due 
January  1856.... 
November,  To  pay  coupon  due 
July  1856 

1813,  May,  To  pay  coupon  due 

January  1851.... 
On  account  of  unadjusted  claims  of 
previous  years 


$ 50,985  00 
50,985  00 
50,985  00 
50,985  00 
50,985  00 
$ 4,400  44 


Making  the  total  payments  on  account 

of  debt $259,325  44 

Showing  balance  in  the  Treasury 
June  1st,  1813,  after  deducting  the 

expenses  of  May $ 44,429  04 

To  which  add  the  repayments  and 
balances  in  hands  of  disbursing  of- 

cers,  amounting  to.... $ 3,151  51 


Total  balance $ 48,186  61 

In  addition  to  which,  there  remains 
of  the  revenues  of  May  and  pre- 
vious months,  uncollected,  but  col- 
lectable within  ten  days $ 25,690  12 


Making  total  available  balance $ 13,816  13 
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It  will  be  seen  by  tbe  following  Statement,  that  the 
net  revenue  for  the  past  year,  shows  an  increase, 
as  compared  with  corresponding  period  of  1811,  of  $54,859  61 

“ “ “ “ 1812,  of  $6,549  93 


Viz : 


Receipts  into  the  Treasury  du- 
ring the  year  ending  May  31st, 
other  than  repayments. 

1871.  $419,513.01  “ 

1872.  462,702.34 

1873.  454,933.78 


Payments  from  Treasury  on  ac-  Net 
count  of  current  expenses.  Revenue. 
$228,926.68  “ $190,586.33 

223,806.27  “ 238,896.07 

209,4S7.78  “ 245,446.00 


The  Coal  Tonnage  of  the  Canal  for  the  same  period,  was — 

Drom  June  1st,  1810,  to  May  31st,  ’ll. ..115, 103  tons. 

“ “ 1811,  “ “ ’12... 801,810  “ 

“ “ 1812,  “ “ ’13.. .112, 213  “ 

Which  shows  a decided  increase  during  the  past  year,  as  com- 

pared with  any  preceding  year,  except  the  year  ending  May  1812. 
The  decrease  being  35,591  tons. 

The  cause  of  this  decrease  has  been  hereinbefore  stated. 

The  ordinary  expenses  of  the  Company,  for  current  year  ending 
'31st  May  1813,  as  compared  with  corresponding  period  1811  and 
1812,  show  the  following  result : 

Repairs  ordinary,  extraordinary  and 
pay  of  officers  for  year  ending  31st 

May,  1811 $228,926  68 

Repairs  ordinary,  extraordinary  and 
pay  of  officers  for  year  ending  31st 
May,  1813 $209,481  18 

Decrease  in  favor  of  1813 $19,438  90 

Repairs  ordinary,  extraordinary  and 
pay  of  officers  for  year  ending  31st 
May,  1812 $223,806  21 

Repairs  ordinary,  extraordinary  and 
pay  of  officers  for  year  ending  31st 
May,  1813 $209,481  18 


Decrease  in  favor  of  1813. 


$14,318  49 
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The  following  Statement  shows  the  increase  and  decrease  in  the 
current  expenses  of  the  Chesapeake  and  Ohio  Canal  Company,  for 
the  year  ending  31st  May,  under  the  various  heads: 


Construction. 

Repairs  Ordinary. 

Sh 

o 

ce 

* I? 
W g 

QD  ... 

V 

<b 

M 

Pay  of  Snp’ts.  Col-| 
lectors  and  Lock-| 
Keepers. 

Pay  of  Officers. 

Engineer  Depart- 
ment. 

Damage,  Printing 
and  Law  Expenses 

1 

j Contingent. 

Aggregate. 

1872  

1873  

2,210.47 

12,519.39 

73,409.28 

63,854.68 

58,412.56 

53,857.51 

56,701.11 

57,725.00 

16,373.13 

8,776.62 

2,198.74 

2,907.92 

7,636.48 

4,210.65 

6,864.50 

5,636.01 

223,806.27 

209,487.78 

Increase 

10,308.92 



1,023.80 



709.18 





Decrease 

9.554.60 

4.555. Of 



7.596  51 



3.425.83 

1,228.49 

14,318.49 

The  ratio  which  the  expenses  of  working  and  improving  the  Canal, 
construction  and  extraordinary  repairs,  bear  to  the  gross  receipts,  is 
46  per  cent.,  showing  a decrease  of  two  (2)  per  cent.,  as  compared 
with  previous  year. 


Revenue  and  Expenses  for  the  Year  ending  December  31  st,  1872. 

The  tonnage  for  the  Canal  for  the  year  ending  Decem- 
ber 31st,  1872,  ascending  and  descending,  was 923,581  tons. 

The  average  distance  of  all  articles  transported  was  162  miles. 

The  average  toll  paid  per  ton  per  mile  on  all  articles,  including 
boat  tolls,  was  dLl0  mills. 

The  aggregate  amount  of  revenue  ac- 
crued from  all  sources,  including 
rents  and  repayments  of  balances  of 
previous  year,  was $486,636  53 

The  expenses  for  operating  and  im- 
proving the  Canal  during  the  same 
period,  were $222,855  33 


Which  shows  the  net  revenue  for  the 
year 

To  which  add  balance  in  the  Trea- 
sury Jany.  1,  1872 


$263,781  20 
77,877  50 


Total  available  balance 


$341,658  70 
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Accounted  for  thus,  viz : 


Appropriated  to  pay  overdue  coupons 
on  Preferred  Construction  Bonds  : 

1872.  January,  to  Virginia $5,487  17 

“ April . 50,985  00 

“ June 50,985  00 

“ August 50,985  00 

“ October 50,985  00  . 

“ November 50,985  00 


$260,412  17 

For  various  claims  for  legal  services 
and  material  furnished  prior  to  Jan- 
uary 1872 $5,477  01 


$265,889  18 


Leaving  a balance  in  the  Treasury 

January  1st,  1873,  of $72,425  19 

And  in  the  hands  of  various  officers,  of  3,344  33 


Total  available  balance $75,769  52 


The  decrease  in  the  tonnage  for  the 
year,  as  compared  with  year  ending 
December  31,  1872,  was  45,246 
tons,  viz  : 


Tonnage  of  1871 968,827  tons. 

Ditto  “ 1872 923,581  “ 



Decrease 45,246  “ 

The  receipts  into  the  Treasury  from 
all  sources  during  the  year  1872,  in- 
cluding repayments  of  balances  of 

previous  year,  were $486,636  53 

Showing  a decrease,  as  compared 
with  corresponding  period  of  1871, 

of. $ 8,575  76 

By  reference  to  the  last  “Annual  Re- 
port,” page  7,  it  will  be  seen  that 
there  was  a decrease  in  the  reve- 
nue from  January  to  31st  May 
1872,  of. $ 21,158  4a 
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Which  shows,  that  notwithstanding 
the  interruptions  to  the  trade  here- 
tofore enumerated,  the  increase  to 
your  Treasury  from  June  1st,  to 

December  31st,  1812,  was $ 12,582  57 

The  Stockholders  will  see  from  the 
foregoing  Statement,  that  there  has 
been  appropriated  to  pay  overdue 
coupons  on  Preferred  Construction 
Bonds,  from  Jany.  1,  1872,  to  May 

31st,  1873,  the  sum  of. $356,895  00 

And  to  balance  due  on  Repair  Bonds  $5,487  17 

Making  total  payments  on  these  ac- 
counts  $362,382  17 

Of  the  Repair  Bonds,  the  principal  of  which  was  $200,000.00, 
$199,000.00  has  been  paid,  leaving  two  bonds  of  $500  each,  with 
interest  thereon  to  October,  1870,  to  be  paid  when  presented.  As 
a considerable  period  has  elapsed  since  notice  was  given  that  they 
would  be  paid  upon  presentation,  it  is  more  than  probable  they 
have  been  destroyed  or  lost,  and  will  not  be  presented.  We  have, 
therefore,  transferred  the  balance  of  that  fund  to  our  general 
account,  upon  which  we  are  receiving  interest  at  the  rate  of  5 per 
cent,  per  annum. 

The  appropriations  heretofore  made  on  account  of  interest  on  Pre- 
ferred Construction  Bonds,  was  sufficient  to  pay  the  entire  amount 
due  up  to  and  including  the  coupon  falling  due  January  1st,  1857. 

Of  the  amount  so  appropriated,  there  remained  in  the  hands  of 
the  financial  agents  of  the  Company,  Messrs.  Alexander  Brown  & 
Sons,  of  Baltimore,  on  the  31st  day  of  March  last,  the  sum  of 
$75,228.28. 

The  coupons  representing  which  have  not  been  presented.  Some 
of  them,  it  is  known,  are  being  withheld,  awaiting  the  decision  in 
the  suit  instituted  by  W.  W.  Corcoran,  in  the  District  of  Columbia* 
while  it  is  more  than  probable  that  many  of  them  have  been  lost 
or  destroyed.  But  as  we  have  no  means  of  ascertaining  what  por- 
tion of  them  is  in  existence,  and  may  be  presented  at  any  time , 
it  has  not  been  thought  prudent  to  transfer  this  balance  to  the  gen- 
eral account.  By  the  voluntary  offer  of  Messrs.  Alexander  Brown 
& Sons,  the  Company  is  now  receiving  interest  at  the  rate  of  5 per 
cent,  per  annum  on  this  balance. 
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CONDITION  OF  THE  CANAL. 

On  entering  upon  the  discharge  of  the  duties  to  which  we  were 
called  in  June  last,  a thorough  inspection  of  the  condition  of  the 
Canal  and  its  works,  was  made  by  order  of  the  Board,  by  Wm.  R. 
Hutton,  late  Chief  Engineer  of  this  Company,  \yhose  report  has 
heretofore  been  submitted  to  you. 

The  principal  repairs  recommended  by  him,  together  with  much 
additional  work  which  was  found  necessary  to  be  done  on  perma- 


nent structures  have  been  completed.  Notably  : 

The  riprapping  of  Guard  Bank  No.  4,  cost $1,600  00 

Building  protection  wall  at  the  Great  Falls,  3,1 2 7 per- 
ches stone 7,123  44 

Repairs  of  bridges 1,050  00 

u “ culverts 2,867  42 

Slope  Wall  Dam  No.  5 187  21 

Repairs  of  Locks 9.220  18 

“ “ aqueducts 980  26 

Wooden  trunks  for  aqueducts 1,390  00 

Cleaning  out  prism  of  Canal 9,781  14 

Repairs  of  Dams  Nos.  1,  2 and  3 3,728  81 


$37,928  46 

These,  together  with  other  extraordinary,  and  the  usual  ordinary 
repairs,  have  greatly  improved  the  condition  of  your  Canal,  and 
made  its  navigation  more  certain  and  reliable. 

Notwithstanding  this  and  the  further  fact  that  our  predecessors 
have  added  to  the  permanency  of  the  work  and  improved  its  con- 
dition, much  remains  to  be  done  to  enlarge  the  prism  of  water- 
way to  its  original  dimensions,  so  as  to  accommodate  your  now 
large  and  increasing  trade,  and  to  reduce  the  cost  of  transportation 
to  a minimum. 

As  is  well  known  to  the  Stockholders,  the  revenues  of  the  Com- 
pany prior  to  1867  were  not  sufficient,  in  addition  to  other  demands, 
to  permit  any  very  considerable  expenditures  upon  the  prism  or 
aqueducts,  nor  did  the  then  very  limited  tonnage  make  it  a neces- 
sity. The  result  was,  that  the  ordinary  gradual  deposits  of  sedi- 
ment had  so  filled  up  the  channel,  that  in  many  places  loaded  boats 
could  not  pass  each  other.  In  addition  to  which,  time  and  water 
had  told  heavily  upon  several  of  the  aqueducts,  and  at  least  two 
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(2)  of  them  (Seneca  and  Tonoloway)  must  bo  thoroughly  repaired1 
or  rebuilt  during  the  present  season.  Which,  together  with  a:i  in- 
creased supply  of  water  for  the  Cumberland  and  Georgetown  Divi- 
sions, will  necesssarily  increase  your  annual  expenditures  for  con- 
struction. 

While  the  President  and  Directors  are  fully  aware  of  the  impor- 
tance of  so  guarding  the  expenditures  that  the  overdue  coupons  and 
accruing  interest  and  principal  of  the  bonded  debt  may  be  paid 
at  maturity,  and  believing,  in  that  respect,  that  we  have,  during 
the  past  year,  met  the  just  expectations  of  all  in  interest,  we 
cannot  do  otherwise  than  recommend  a policy  which  will  not  only 
not  reduce  your  payments  on  that  account,  but  will,  after  that  debt  is 
paid,  leave  your  work  in  such  a condition  as  to  secure  to  the  State 
of  Maryland  and  other  creditors  a certain  and  large  annual  return. 

That  the  trade  of  the  Canal  demands  the. proposed  improvements, 
the  Stockholders  will  readily  appreciate,  by  reference  to  the  follow- 
ing comparative  Statement  of  Tonnage  for  1865  to  18*12,  inclusive.. 

Yiz: 


Tonnage  of  Canal,  ascending  and  descending: 

1865  

1866  

186*7 

1868 

1869  

1870  

1871  

1872  .'. 


372,335  tons, 
383,408  “ 
521,402  “ 
.552,987 
,723,938  “• 
.661,772  “ 
,968,827  “ 
923,581  “ 


If  the  tonnage  should  increase  in  the  next  seven  years  in  the  same 
ratio  as  in  the  past,  it  can  only  be  accommodated  by  making  the  sug- 
gested improvements,  the  cost  of  which,  exclusive  of  the  steam- 
pumps  and  dams,  is  roughly  estimated,  by  the  Engineer,  at  $80,000  ; 
but  the  expenditures  on  that  account  may  extend  over  a series  of 
years. 

To  enable  the  Company  to  make  the  improvements  without 
diminishing  the  payments  on  account  of  bonded  debt,  the  President 
and  Directors,  in  March  last,  revised  the  tariff  of  tolls,  increasing 
the  toll  on  coal  5 cents  per  ton,  for  whole  distance  from  Cumberland 
to  Georgetown.  It  is  confidently  expected  that  the  increase  will 
produce  sufficient  revenue  for  that  purpose,  without  in  any  way 
embarrassing  the  ^’ade.  Since  the  opening  of  navigation  in  April, 
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all  Companies  engaged  in  the  trade  have  increased  their  ship- 
ments, as  compared  with  past  year,  except  one,  and  the  decrease  in 
the  shipments  of  that  Company  is  in  no  w~ay  attributable  to  the  in- 
creased tolls,  as  their  trade  both  by  liailroad  and  Canal  has  de* 
creased  since  that  time. 

The  Report  of  the  Committee  on  Tolls  is  hereto  appended' 

LEGAL  MATTERS. 

Of  the  suits  pending  at  the  date  of  the  last  Annual  Report,  the* 
following  have  been  finally  decided  : 

No.  1.  Chesapeake  and  Ohio  Canal  Company  v*.  Swan,  Gittings 
and  Gunton,  by  the  Court  of  Appeals,  adverse  to  the  claim  of  the- 
Company. 

No.  2.  Chesapeake  and  Ohio  Canal  Company  vs.  George  Hill, 
Junior,  in  the  Supreme  Court  of  the  United  States/  adverse  to  the 
Company. 

No.  3.  Chesapeake  and  Ohio  Canal  Company  vs.  Brook  MackalJ, 
in  Circuit  Court  of  the  District  of  Columbia,  in  favor  of  Company. 

There  are  now  priding  the  following: 

No.  1.  Consolidation  Coal  Company  vs.  Chesapeake  and  Ohio 
Canal  Company,  in  Court  of  Appeals. 

No.  2.  W.  W.  Corcoran  vs.  Chesapeake  and  Ohio  Canal  Com- 
pany, in  the  Supreme  Court  of  the  District  of  Columbia. 

No.  3.  Edward  Watts  vs.  Company,  in  the  Circuit  Court  of  Fred- 
erick county. 

No.  4.  John  Byroads  vs.  Chesapeake  and  Ohio  Canal  Company, 
in  Circuit  Court  of  Allegany  county. 

No.  5.  George  Shoemaker,  Shoemaker  & Burroughs,  W.  H.  Ten- 
ney, J.  S.  Welch  and  A.  Ross  Ray,  et  ah,  vs.  Chesapeake  and  Ohio - 
Canal  Company,  in  the  Equity  Court  of  the  District  of  Columbia. 

The  complainants  in  these  cases  (No.  5)  are  lessees  of  wTater  in 
the  District  of  Columbia,  and  in  view  of  the  importance  of  the  ques- 
tion to  be  decided,  we  deem  it  proper  to  present  to  the  Stockhold- 
ers a statement  of  the  facts  and  origin  of  the  controversy: 

The  Canal  Company,  some  time  since,  leased  to  the  complain- 
ants water  for  manufacturing  purposes;  the  leases  to  them  con- 
tained mutual  stipulations,  and  many  reservations  on  the  part  of" 
the  Company. 

1st.  It  was  agreed  that  the  lessee  should  be  entitled  to  draw  off’ 
from  the  Canal  so  much  water  as  would  pass  through  an  aperture 
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of square  inches,  in  an  iron  plate,  not  exceeding  one-half 

inch  in  thickuess. 

2nd.  The  said  aperture  shall  form  an  opening  in  said  plate  of  as 
many  inches  in  height,  and  as  many  inches  in  length  in  the  clear,  as 
may  be  necessary  to  make  out  the  number  of  square  inches  leased. 

3rd.  That  the  aperture  shall  be  so  placed  that  its  lower  edge  shall 
not  be  nearer  Canal  bottom  proper  than  two  feet.  That  the  aper- 
ture shall  be  made  plain  and  square. 

4th.  That  a sliding-gate  should  be  placed  in  front  of  the  aperture 
at  the  Canal  bank,  so  that  the  flow  of  water  could  be  stopped  when 
required  for  purposes  of  navigation. 

5th.  The  9th  clause  of  the  lease  provided : “And  whereas,  the 
primary  object  of  the  Chesapeake  and  Ohio  Canal  is  to  afford  nav- 
igation, and  the  means  of  easy  transportation  for  produce  and  mer- 
chandize passing  on  said  Canal  and  its  branches,  and  at  all  times 
•there  may  not  be  found  in  the  Canal  sufficient  water  to  serve  the  pur- 
poses of  the  navigation  of  the  said  Canal  and  its  branches,  (with 
such  depth  of  water  as  may  be  deemed  expedient  by  the  party  of 
the  first  part,)  and  also  to  propel  machinery;”  the  Canal  Company 
reserved  the  right  to  limit  the  quantity  to  be  drawn  off  from  the 
Canal,  or  altogether  stop  the  same,  without  liability  to  answer 
therefor  in  damages.  There  are  many  other  restrictions  and  reser- 
vations in  the  leases. 

When  the  leases  were  made,  the  trade  of  the  Canal  was  very 
limited,  and  the  supply  of  water  for  many  years  was  sufficient  for 
• all  purposes  ; but  in  1805,  the  tonnage  had  increased  to  372,335 
tons,  when  it  was  found  impossible  at  all  times  to  furnish  the  mills 
~with  a supply  of  water  without  interfering  with  navigation. 

To  relieve  the  difficulty,  it  was  represented  to  the  Company  that 
if  the  millers  were  permitted  to  change  the  location  of  their  gauges 
from  the  bank  of  the  Canal  to  their  wheels,  it  would,  without  draw- 
ing more  water,  increase  the  head,  and,  of  course,  the  power. 

Whereupon,  at  a meeting  of  the  President  and  Directors  of  the 
Chesapeake  and  Ohio  Canal  Company,  on  the  23rd  February,  1865, 
the  following  resolution  was  adopted  : 

Resolved , That  the  Superintendent  of  the  Georgetown  Division, 
under  the  direction  of  W.  C.  Smith,  Civil  Engineer,  be  directed  to 
place  the  water  gauges  for  the  mills  at  Georgetown,  at  such  points 
as  may  be  deemed  most  advisable,  to  effect  the  object  of  the  respec- 
tlive  water  grants,  and  to  limit  the  flow  of  water  to  the  quantity  to 
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which  the  lessees  are  severally  entitled,  provided  that  said  lessees 
shall  severally  assent,  in  writing,  that  the  officers  of  the  Company 
may  at  all  times  have  free  access  to  their  premises,  for  examination 
or  regulation  of  such  part  as  may  be  constructed  upon  them ; and* 
'provided  further,  that  the  Board  may,  at  any  time  during  their 
pleasure,  if  they  shall  deem  it  necessary,  alter  or  change  the  position 
of  such  gauge  or  gauges,  or  any  of  them,  as  contemplated,  by  the 
leases,  and  that  this  resolution  shall  not,  in  any  other  manner, 
change  or  impair  the  provisions  or  requirements  of  the  respective- 
leases  granted  to  said  parties.  § 

Attest:  (Signed,)  W.  S.  Ringgold, 

Clerk  and  Treasurer. 

We,  the  undersigned,  holding  water  leases  from  the  Chesapeake 
and  Ohio  Canal  Company,  do  hereby  assent  to  the  provisions  of  the’ 
foregoing  resolution,  and  request  that  the  water-gauges  be  placed 
upon  our  respective  premises  at  or  near  the  water-wheel. 

(Signed,)  John  Davidson, 

u D.  L.  Shoemaker  & Co., 

“ M.  Young, 

“ Geo.  Shoemaker,  Jr.,  & Co.,. 

“ A.  Ross  Ray  & Bro., 

February,  1865.  “ Herr  & Welsh. 

In  conformity  to  which  the  gauges  were  removed  from  the  Canal 
bank,  and  with  but  slight  inconvenience  to  the  trade  until  1869, 
when  the  tonnage  of  the  Canal  had  nearly  doubled,  being  123,938 
tons,  and  considerable  difficulty  was  experienced  ; an  examination 
by  the  Engineer  of  the  Company  developed  the  fact  that  nearly  all 
of  the  lessees  of  water  had  neglected  or  refused  to  put  in  any 
gauges  at  all,  and  it  was  not  until  1871  that  they  were  all  using 
gauges. 

During  the  past  year  the  unusual  drought  made  it  impossible  to 
supply  sufficient  water  for  the  purposes  of  navigation  and  the  mills. 

The  officers  of  this  Company,  as  they  were  in  duty  bound,  re- 
quired the  lessees  to  suspend  during  such  times  as  there  was  a de- 
ficiency ; frequently  they  refused  to  do  so,  and  in  some  cases  they 
would  suspend  when  the  officer  was  present  and  resume  operations 
immediately  after,  while  at  least  one  of  them  was  running  his  mill 
without  any  gauge  whatever,  the  flow  of  water  being-  only  limites 
by  his  wheel.  The  result  was,  that  the  trade  of  the  Canal  wad 
seriously  interfered  with  ; to  prevent  its  recurrence  there  was  but 
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• one  remedy,  and  that  was  to  repeal  the  resolution  of  1865,  and  re- 
quire each  lessee  to  place  his  gauge  at  the  bank  of  the  Canal,  where 
it  would  be  at  all  times  under  the  control  of  the  officers  of  the  Com- 
pany, and  where  no  device  could  be  attached  or  the  gauges  tamper- 
ed with,  whereby  more  water  could  be  drawn  than  the  Company 
leased. 

The  lessees  resist  the  demand  of  the  Company,  and  claim  : 

1st.  That,  under  the  resolution  of  1865,  we  have  no  right  to  de- 
,mand  a return  of  the  gauges  to  the  Canal  bank. 

2nd.  That  the  Company  must  furnish  them  a given  amount  of 
power,  and  not  so  many  square  inches  of  aperture;  notwith- 
standing the  leases  give  not  so  many  inches  of  water,  but  so  much 

• as  will  pass  through  an  aperture  of inches. 

All  the  Canal  Company  desires  is  to  prevent  embarrassment  to 
its  trade — to  have  it  in  its  power  at  all  times  to  control  its  naviga- 
tion, and  whenever  there  is  sufficient  water  in  the  Canal  for  pur- 
poses of  navigation,  and  to  supply  the  lessees,  to  furnish  precisely 
the  quantity  they  lease,  but  to  gauge  it  as  provided  in  their  respec- 
tive leases,  so  as  to  prevent  the  possibility  of  any  one  using  more 
water  than  he  pays  for. 

We  regret  that  any  controversy  has  arisen,  as  we  desire  to 
promote  the  manufacturing  interests  along  the  entire  line  of  the 
Canal ; but  the  Board  of  Directors  find  that  not  only  has  water  been 
.used  without  the  Company  being  compensated  therefor,  but  that 
other  valued  rights  and  property  are  being  appropriated  to  individ- 
ual use  without  our  consent — which  abuse  must  be  corrected,  not- 
withstanding it  may  involve  the  Company  in  litigation  to  some 
extent. 

During  the  past  year  we  have  increased  your  revenue  over  four 
. thousand  dollars  from  these  sources,  and  with  proper  attention 
largely  increased  receipts  will  be  derived  in  the  future. 

The  following  tables  show  the  operation  of  the  Canal  from  1st 
January  to  31st  December,  1872,  and  from  1st  of  January  to  31st 
of  May,  1873: 

Table  “A”  shows  the  revenue  and  expenses  of  the  Canal  from 
the  1st  January  to  31st  of  December,  1872. 

Table  “B”  shows  the  tolls  accrued  for  same  time. 

Table  “C”  shows  the  total  ascending  and  descending  tonnage,  and 
Jhe  distance  . each  article  was  transported  ; also  the  average  toll  per 
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ton,  per  mile,  paid  on  all  articles  ascending  and  descending,  includ- 
ing toll  on  boats. 

Table  “D”  shows  the  total  current  expenses  for  1872. 

Table  “E”  shows  abstracts  of  receipts  into  and  payments  from 
the  Treasury  of  the  Company  for  1872. 

Table  “F”  shows  general  statement  and  balance-sheet  of  Canal, 
from  its  organization  to  31st  December,  1872. 

Table  “G”  shows  comparative  statement  of  principal  articles 
transported  over  the  Canal  in  1871  and  1872. 

Table  “H”  shows  the  current  expenses  of  the  Canal  from  1st 
January  to  31st  May,  1873. 

Table  “I”  shows  abstract  of  receipts  into  and  payments  from  the 
Treasury  of  the  Company,  from  1st  January  to  31st  May,  1873. 

Table  “K”  shows  the  expenses  of  the  Chesapeake  and  Ohio  Canal 
■Company,  under  their  various  heads,  from  June  1st,  1871,  to  31st 
May,  1872. 

Table  “L”  shows  the  expenses  of  the  Chesapeake  and  Ohio  Canal 
Company,  under  their  various  heads,  from  1st  June,  1872,  to  31st 
May,  1873. 

Table  “M”  shows  the  shipments  of  coal  by  the  various  Com- 
panies, and  the  points  of  shipment,  for  the  year  1872. 

Table  “N”  shows  receipts  into  the  Treasury  of  the  Company, 
other  than  repayments,  from  1st  June,  1871,  to  31st  May,  1872. 

Table  uO”  shows  receipts  into  the  Treasury  of  the  Company, 
other  than  repayments,  from  1st  June,  1872,  to  31st  May,  1873. 
Appendix  No.  1. — Report  Committee  on  Tolls. 

Appendix  No.  2. — Report  of  the  Engineer  on  thS  State  of  the 
Canal. 

GENERAL  REMARKS. 

During  the  past  year  both  Houses  of  Congress  of  the  United 
States  had  under  consideration  a bill  for  the  improvement  of  the 
harbor  of  Washington,  in  conformity  to  the  plan  recommended  by 
-a  very  distinguished  Board  of  Commissioners  previously  appointed. 

The  plan,  as  proposed,  would  have  deprived  this  Company  of  all 
the  valuable  property  between  Congress  street,  in  Georgetown,  and 
17th  Street  West,  in  Washington  City,  including  the  bed  of  the  old 
Canal,  and  all  the  valuable  wharf  property  on  and  near  Rock 
Creek,  a portion  of  which  is  now  of  great  value,  and  will  be,  within 
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a few  years,  absolutely  necessary  for  our  trade.  Congress  failed  to* 
pass  the  bill,  but  it  is  more  than  probable  that  the  subject  will  be 
pressed  at  the  next  session. 

While  the  Canal  Company  is  deeply  interested  in  the  proposed 
improvements  of  the  harbor  of  Washington,  so  as  to  enable  vessels4 
drawing  at  least  20  feet,  to  pass  to  and  from  our  coal  wharves,  we 
cannot  believe  that  the  Congress  of  the  United  States  would  pass 
any  bill  which  would  (if  it  could  be  legally  done)  deprive  the  Com- 
pany of  a property  so  valuable  and  so  necessary  for  the  develop- 
ment of  our  trade. 

Since  the  adjournment  of  Congress,  a very  small  portion  of  that 
property,  with  a front  on  the  Potomac  River  of  350  feet,  has  been 
rented  for  $2,200  per  .annum,  and,  in  addition  to  the  rent,  secures  a 
trade  to  the  Canal,  during  the  present  year,  of  sixteen  thousand  tons 
of  gas-coal,  which  has  heretofore  been  delivered  via  Baltimore. — 
Adding  the  tolls  to  the  rent,  the  possession  of  this  wharf  increases 
your  revenue  over  $11,000  per  annum,  or  for  the  next  twenty-five- 
(25)  years,  $275,000.  As  your  trade  increases  the  entire  property 
in  Washington  will  become  equally  valuable. 

It  is,  however,  possible  that  the  plan  proposed  for  the  improve- 
ment of  the  city  and  harbor  of  Washington,  cannot  be  carried  out 
without  a surrender  by  this  Company  of  a portion  of  the  old  Canal 
and  tow-path  fronting  on  the  river  between  Easby’s  Point  and  17th 
Street.  In  such  an  event  it  will  be  highly  advantageous  to  the  in- 
terest of  this  Company  to  dispose  of  such  portion  as  may  be  requir- 
ed, upon  liberal  terms. 

THE  PROSPECTIVE  TRADE  OF  THE  CANAL. 

The  growing*demand  for  the  Cumberland  coal  is  not  confined  to 
our  own  market,  but  it  is  being  shipped  from  Georgetown  to  the  coal 
stations  of  the  West  Indies  and  South  American  ports,  as  well  as 
for  the  Trans- Atlantic  Steamers;  and  with  the  continued  high  price 
of  English  coals,  and  the  now  universally  admitted  fact,  that  the 
soft  coal  of  Maryland  has  no  equal  for  generating  steam,  our  trade 
must  continue  to  increase  from  year  to  year;  while  the  tonnage  in 
gas  coal,  which  reaches  our  Canal  at  Cumberland  via  the  Baltimore 

O 1 

and  Ohio  Bailroad,  and  Connelsville  Road,  will  likewise  continue 
to  increase. 

In  addition  to  which,  the  completion  of  the  extension  of  the  Cum- 
berland Yalley  Railroad,  which  crosses  the  Canal  at  Powell’s. 
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Bend,  now  seems  assured  during  this  season,  and  a considerable 
trade  is  expected  to  reach  the  Canal  from  that  source. 

The  Western  Maryland  Railroad’s  extension  to  Williamsport  will 
be  completed  before  the  close  of  navigation,  and  a considerably  in- 
creased trade  in  coal  must  pass  over  your  Canal  to  supply  its  de- 
mands. It  has  heretofore  been,  and  should  continue  to  be,  the 
policy  of  this  Company,  to  afford  every  facility  for  the  transfer  of 
traffic  to  and  from  connecting  roads. 

While  the  completion  of  the 

OUT-LET  LOCKS 

above  Georgetown,  now  being  constructed  by  PI.  H.  Dodge,  under 
a contract  made  with  a former  Board  of  Directors,  and  ratified  by 
the  Stockholders,  will  largely  increase  the  facilities,  reduce  the  cost 
of  transferring  coal  from  the  Canal  boats  to  vessels,  and  avoid  the 
frequent  handling,  and  heavy  dump  of  over  thirty  feet,  (which  it  is 
alleged  detracts  from  the  value  of  coal  shipped  by  Canal,)  and  will 
also  then  put  the  Company,  for  the  first  time  in  its  history,  in  a 
position  to  relieve  shippers  from  the  exorbitant  charges  imposed  by 
private  wharf  owners,  by  opening  the  discharge  of  boats  to  general 
competition. 

Heretofore,  and  now,  the  wharf  charges  at  Cumberland  and  George- 
town have  been  within  nine  cents  a ton  of  the  amount  charged  for 
tolls  by  the  Company,  for  184  miles  of  Canal,  (the  average  wharf- 
age being  43  cents,  tolls  now  51  cents  per  ton.)  These  charges 
should  be  reduced  at  least  fifteen  cents  per  ton. 

Not  only  will  the  completion  of  the  Out-Let  Locks  produce  these 
results,  but  the  frequent  and  long  delay  in  unloading  boats,  after 
their  arrival  at  Georgetown,  will  be  obviated;  now  at*least  one-fifth 
of  the  boatsman’s  time  is  lost  in  waiting  to  discharge  his  cargo,  if 
they  were  unloaded  promptly  upom  arrival,  they  would  realize  larger 
profits  at  reduced  rate  of  freight  charges. 

To  reduce  the  cost  of  transportation  to  a minimum,  is  all  impor- 
tant to  our  future  trade  ; with  the  present  high  rates  for  wharfage 
and  freight,  the  difference  in  favor  of  Canal,  as  compared  with  rail- 
road transportation,  is  47  cents  a ton,  and  we  are  convinced  that 
when  the  proposed  improvements  are  completed,  and  a proper  sys- 
tem of  towage  is  established,  whereby  the  carrying  capacity  of  the 
boats  will  be  increased,  the  cost  can  be  reduced  30  cents  a ton, 
which  would  make  a difference  in  favor  of  Canal  of  77  cents  a ton  ; 
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with  such  advantages  a largely  increased  trade  would  necessarily 
follow. 

THE  EXTENSION  OP  THE  CANAL. 

The  President  of  the  United  States,  in  his  late  annual  message 
to  Congress,  called  their  attention  to  the  growing  demand  for  cheap 
water  transportation  between  the  eastern  and  western  waters.  The 
Senate  of  the  United  States  have  appointed  a committee  to  investi. 
gate  and  report  upon  the  subject  at  the  approaching  session. 

The  urgent  demand  of  the  people  of  the  West,  and  the  active 
efforts  now  being  made  by  the  various  Companies  interested,  will 
possibly  induce  Congress  to  aid  in  the  construction  of  one  or  more 
of  these  lines  ; if  so,  then  this  Company  possesses  advantages  which 
cannot  be  overlooked.  As  the  Canal  was  constructed  upon  an  en- 
larged scale  by  the  recommendation  of  the  United  States  engi- 
neers, and  at  the  request  of  a large  number  of  members  of  Con- 
gress, and  high  officials  of  the  United  Slates,  so  as  to  make  it  a 
great  national  work,  with  every  assurance  that  further  aid  would 
be  given  by  Congress  for  its  extension — in  view  of  which  184 
miles  were  constructed  with  a minimum  depth  of  six  feet , leaving 
not  more  than  one  hundred  miles  to  be  built  to  reach  the  slack 
ivater  navigation  beyond  the  mountains.  Taking  into  view  the 
moderate  cost  of  the  extension,  as  estimated  by  the  United  States 
engineers,  the  ample  supply  of  water  at  the  summit  level,  that  it 
is  the  shortest  and  most  direct  route  to  the  Ohio  River  and  the 
Lakes,  and  many  other  advantages;  and  the  further  fact,  that  the 
United  States  is  now  xa  large  Stockholder,  we  respectfully  recom- 
mend that  the  Stockholders  take  some  action  whereby  the  subject 
may  be  promptly  presented  for  the  consideration  of  Congress. 

BRANCH  TO  BALTIMORE. 

Not  only  has  the  extension  of  the  Canal  west  attracted  attention, 
but  prominent  citizens  of  Maryland,  and  particularly  of.  Baltimore 
City,  are  convinced  that  the  original  intention  of  constructing  a 
branch  to  Baltimore,  should  be  carried  out,  and  the  far-sighted 
policy  of  the  Maryland  Legislature,  who  refused  to  ratify  the  char, 
ter,  until  ample  provision  should  be  made  for  the  extension  through 
the  District  of  Columbia,  is  appreciated,  and  the  loss  of  the  immense 
trade  of  the  Canal  to  Baltimore  is  felt,  while  to  secure  it  only  re- 
quires the  construction  of  twenty-eight  (28)  miles  of  Canal  at  a 
comparative  small  cost,  compared  with  the  advantages  which  would 
be  derived  from  this  extension. 
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While  the  proposed  extensions  are  very  desirable,  we  are  convinc- 
ed that,  without  any  additions,  the  trade  of  the  Canal  (with  its 
present  termini  and  connections,  imperfect  as  they  are,)  must  con- 
tinue to  increase,  and  with  proper  expenditures  the  condition!  of  the  ■ 
work  will  improve  from  year  to  year,  as  it  has  in  the  past,  which  j 
will  enable  the  Company,  within  a few  years,  to  pay  off  the-  entire- 
preferred  debt. 

If  we  have,  during  the  past,  contributed  to  that  result,  much  is 
due  to  the  officers  and  employees  of  the  Company,  who  have  dis- 
charged their  duties  faithfully,  and  by  prompt  compliance  with  the 
reforms  inaugurated  by  the  Board,  contributed  much  to  the  reduc- 
tion of  expenses,  and  improvement  of  the  work. 

Respectfully  submitted,  by  order  and  in  behalf  of  the  President 
and  Board  of  Directors, 


A.  P.  GORMAN,  President. 
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REPORT  OP  THE  COMMITTEE  ON  TOLLS. 


At  a meeting  of  the  Stockholders  of  the  Chesapeake  and  Ohio 
Canal  Company,  February  18th,  the  following  Report  of  the  Com- 
mittee on  Revision  of  Tolls  was  submitted  to  the  Board  of  Direc- 
tors for  their  decision : 

Office  Chesapeake  and  Ohio  Canal  Co., 

Annapolis,  February  18,  1873. 

To  the  Board  of  Directors  : 

Gentlemen  : — In  conformity  to  the  resolution  of  the  Board, 
directing  your  Committee  to  ascertain  and  report  what  changes,  if 
any,  should  be  made  in  the  present  “rates  of  toll,”  they  respectfully 
submit  the  following  Report : 

That  they  have  considered  the  subject  referred  to  them  with  the 
care  due  to  its  importance,  recognizing,  as  they  do,  that  few  things 
are  more  difficult  than  a proper  arrangement  and  adjustment  of  a 
“tariff  of  tolls,”  and  no  subject  that  can  more  immediately  affect 
the  Company’s  interest. 

We  therefore  believe  that  a wise  policy  dictates  the  establish- 
ment and  maintenance  of  a low  and  uniform  rate  of  toll ; but  the 
rate  charged  should  produce  a remunerative  revenue. 

Do  the  present  rates  produce  such  a result  ? 

Your  Committee  find  that  the  whole  tonnage  of  the 

Canal,  for  the  past  three  years,  was 2,539,026  tons. 

Average  tonnage  per  year 846,342  tons. 

The  average  annual  receipts  from  tolls  during  the 

same  period,  including  boat  tolls,  were $428,494  86 

The  average  annual  expenditures  for  operating  and 

maintaining  Canal,  including  pay  of  officers,  were  224,635  63 

Showing  annual  net  revenue  to  have  been $203,839  23 

In  addition  to  Which  the  revenue  derived  from  water  and  other 
rents  has  enabled  the  Company  to  pay,  within  the  past  year 
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$254,925,  on  account  of  overdue  coupons  on  “Preferred  Construction 
Bonds,”  which  shows  the  net  revenue  from  all  sources  to  have  been 
less  than  two  per  cent,  on  the  cost  of  the  work. 

Nor  do  your  Committee  believe  that  a better  result  can  be  pro- 
duced with  the  present  rates,  as  the  expenditures  for  operating  and 
maintaining  the  Canal  cannot  be  reduced  below  the  present  cost. 
On  the  contrary,  we  are  convinced  that  true  economy  demands  a 
moderately  increased  expenditure  on  permanent  works  and  the 
prism  of  water-way  of  the  Canal ; that  during  the  present  year,  at 
least  two  of  the  aqueducts  must  be  thoroughly  repaired  or  rebuilt^ 
to  which  must  be  added  the  cost  of  a steam-pump  heretofore  ordered 
by  the  Board,  and  approved  by  the  Stockholders. 

While  your  Committee  believe  that  the  present  trade  requires 
and  the  permanency  of  the  work  demands,  those  increased  expendi- 
tures, we  cannot  consent  to  a diminution  of  the  amount  paid  in  the 
past  year,  on  the  account  of  overdue  coupons  on  the  Preferred  Con- 
struction Bonds,  and  yet,  to  make  these  improvements  at  the  pres- 


ent rates  of  toll,  would  necessarily  produce  such  a result. 

* The  principal  of  these  bonds  is $1,699,500  00 

On  which  there  is  now  .due  for  unpaid  coupons 1,631,520  00 

Adding  to  this  amount  the  accruing  interest,  it  will 

take  over  10  years,  an  annual  payment  of 254,925  00 


— to  liquidate  the  whole  interest  that  will  be  due  on  this  class  of 
debt  in  the  time  named  above. 

It  is  not  only  due  to  the  holders  of  these  bonds  that  the  overdue 
and  accruing  interest  should  be  paid  in  the  time  specified,  but  the 
tax-payers  of  the  State,  who  have  submitted  so  patiently  for  years, 
under  a high  rate  of  tax,  to  pay  the  State  debt  created  by  the  con- 
struction of  this  woik,  have  a right  to  expect  that  this  Company 
will,  within  that  space  of  time,  return  to  the  State  Treasury  not  on. 
ly  the  amount  required  by  the  Act  of  1844  to  be  applied  to  the 
sinking  fund  for  the  redemption  of  the  principal  of  thesev  bonds,  but 
payment  of  at  least  one  hundred  and  fifty  thousand  dollars  per 
annum  on  account  of  interest  due  the  State. 

This  can  only  be  done  by  increasing  the  tolls.  The  question, 
then,  arises : “Can  the  tolls  be  increased  without  embarrassment  to 
the  trade  ?”  Your  Committee  believe  it  can. 

We  find,  upon  examination  and  comparison,  that  the  tolls  on 
grain  of  all  kinds,  flour  and  other  produce,  is  now  charged  at  the 
rate  of  one  cent  per  ton  per  mile,  or  $1.80  from  Cumberland  to 
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Georgetown,  while  the  toll  on  coal  has  been  collected  at  the  rate  of 
\ of  a cent  per  ton  per  mile,  or  46  cents  for  the  whole  distance. 

While  it  is  true  that  coal  should  be  transported  at  a much 
less  rate  than  other  articles  enumerated,  we  think  that  there  has 
been  too  great  a discrimination,  and  your  Committee  submit  here- 
with a revised  toll-sheet,  reducing  the  rates  of  tolls  on  some  articles, 
and  increasing  on  others. 

As  the  greater  portion  of  the  tonnage  of  the  Canal  is  from  coal, 
and  as  shown  is  charged  at  the  lowest  rate,  and  at  a lower  rate, 
your  Committee  submit,  than  that  of  any  other  Canal  in  the  coun- 
try, except  the  Erie,  we  ask  your  special  attention  to  this  subject. 

For  the  purpose  of  developing  the  coal  trade,  the  Canal  Com- 
pany, at  an  early  date,  determined  to  place  the  tolls  on  coal  at  a 
very  low  rate,  and,  as  will  be  seen  by  reference  to  all  the  early 
reports,  with  the  intention  of  increasing  when  the  demand  for 
Cumberland  coal  should  justify  it. 

In  1863  the  rates  were  raised  to  5 TJ  cents  per  ton  from  Cum- 
berland to  Georgetown ; in  1865  they  were  further  increased  to  92 
cents;  and  in  1866  reduced  to  73  6-10  cents;  and  again  further 
reduced  in  1861  to  69^5  cents  per  ton. 

The  Constitution  of  the  State  of  Maryland  requires,  that  as  often 
as  there  shall  be  any  change  in  the  rates  of  toll,  a schedule  of  such 
modified  rates  shall  be  submitted  to  the  Board  of  Public  Works  for 
their  approval. 

It  appears  that  the  Board  of  Public  Works  did  ratify  and  approve 
the  action  of  the  President  and  Directors,  fixing  the  tolls  on  the  coal 
at  69  cents  per  ton  for  the  whole  distance,  but  that  when  the  Presi- 
dent and  Directors,  in  March,  1868,  recommended  a reduction  from 
69 ioo  to  46  cents,  the  Board  of  Public  Works  failed  to  ratify  said 
action. 

The  legal  rate  of  toll  on  coal  is  therefore  f of  a cent  per  ton. 
per  mile,  or  69  S?o  cents  for  the  whole  distance,  and  yet  there  has 
only  been  46  cents  collected. 

It  appears  the  Canal  Company  was  induced  to  make  this  reduc- 
tion because  of  the  depression  in  the  coal  trade,  and  the  high  rates 
charged  for  wharfage  at  Cumberland  and  Georgetown,  while  the 
market  value  of  coal  at  Georgetown  and  Alexandria  was  claimed  ta 
be  50  cents  per  ton  less  than  at  Baltimore,  viz  : 

The  cost  of  coal  by  Canal,  from  Cumberland,  prior  to  reduction,, 
was  claimed  to  be  : 
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Wharfage  at  Cumberland.... 

Freight  to  Georgetown 

Tolls 

Wharfage  at  Georgetown... 
Lower  market  value  on  coal, 


12 
1 30 

fiQ  92-1 

45 

50 


$3  96  Z 

While  the  cost,  delivered  in  Baltimore  by  rail,  was 


claimed  to  be  only $2  58 

Wharfage  and  hauling 20 — 2 TS' 

A difference,  in  favor  of  Baltimore,  of 28iS 


As  to  the  accuracy  of  this  comparison,  your  Committee  express  »e*> 
opinion,  but  to-day  no  such  reasons  can  be  assigned. 

It  is  known  that  this  Company  has  heretofore  permitted  all  the- 
available  wharf  facilities,  both  at  Cumberland  and  Georgetown,  to> 
pass  to  or  remain  under  the  control  of  private  individuals  or  corpora- 
tions, and,  astounding  as  it  may  appear,  the  Canal  Company,  f ecr  • 
operating  and  maintaining  184  miles  of  Canal,  costing  over  eleven?, 
millions  of  dollars,  only  receive  cents  per  ton  more  than  the- 
wharf  owners  and  agents  at  Cumberland  and  Georgetown  ; in  other 
words,  private  individuals  are  deriving  the  benefits  which  properly 
belong  to  those  who  invested  their  money  in  the  Canal.  This  yo’ur 
Committee  thinks  should  no  longer  be  permitted  to  exist. 

The  Company  should  operate  and  control  all  necessary  works  at 
both  ends  of  its  line,  for  loading  and  discharging  cargoes ; that  the 
trade  should  be  subject  to  no  charges  other  than  such  as  are  impos- 
ed by  the  Company,  after  the  coal  is  delivered  at  Cumberland,  unlit 
discharged  on  the  wharves  at  Georgetown,  said  wharves  being 
owned  and  controlled  by  the  Company. 

Up  to  and  during  the  past  year,  owners  of  private  wharve  shave- 
charged  for  wharfage  at  Georgetown  35  cents  per  ton  ; these  wharf 
owners  have  agreed  to  reduce  that  cost  to  25  cents  during  the> 
present  year,  which  will  reduce  the  cost  of  handling  coal  at  that 
point  10  cents  per  ton,  and  will  make  the  present  cost  of  coal  from. 
Cumberland  to  Georgetown,  by  Canal,  viz  : 


Wharfage  at  Cumberland $ 05 

Commission 02  j 

Toll 46 

Freight 1 35 

Wharfage  at  Georgetown 25 


Making  a total  cost  at  Georgetown 


$2  13J 
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The  cost  of  coal  delivered  in  Baltimore,  is  : 

Freight $2  58 

Average  wharfage 18 

$2  T6 


Making  a dffference  in  favor  of  Georgetown 62J 

From  which  should  be  deducted  the  difference  in  market 
value  of  coal  at  Georgetown 15 


Making  the  actual  difference  in  favor  of  Canal,  of 41J- 


Which  will  enable  the  Company  to  increase  the  tolls  on  coal  five 
cents  per  ton,  and  yet  leave  a difference  in  favor  of  Canal  of  42J 
-cents. 

It  lias  been  suggested  that  there  should  be  a greater  difference 
• than  this  between  the  charges  of  Canal  and  railroad,  otherwise  the 
trade  will  necessarily  seek  that  outlet. 

It  will  be  seen  by  the  comparative  statement,  herewith  submitted 
that  each  year,  from  the  completion  of  the  Canal  to  Cumberland,  to 
December,  1812,  that  the  coal  tonnage  of  the  railroad  has  been  about 
double  that  of  the  Canal,  and  yet,  during  a portion  of  that  time,  the 
difference  in  favor  of  the  Canal  has  exceeded  $2.25  per  ton,  without 
Increasing  our  trade  or  diminishing  that  of  the  railroad. 

In  1861  the  difference  was  only  21  cents  per  ton,  without  appar- 
ent effect  upon  the  trade  of  either;  from  which  it  would  appear,  and 
your  Committee  are  convinced,  that  with  a difference  in  favor  of 
Canal  of  20  cents  per  ton,  we  will  continue  to  receive  and  carry  in 
the  future,  as  in  the  past,  at  least  one-third  of  all  the  coal  mined  in 
the  ^Cumberland  region  nor  can  the  proposed  increase  be  objected 
to  by  any  interest  connected  with  the  Canal. 

The  present  extraordinary,  and  we  think  permanent,  demand  for 
this  coal,  and  the  high  prices  at  which  it  is  sold,  will  enable  coal 
•companies  to  pay  the  increase  without  affecting  the  business  in  the 
slightest,  while  to  improve  the  Canal,  and  make  more  certain  the 
time  of  arrival  of  boats,  is  a consideration  which  they  will  ap- 
preciate. 

The  boatsmen  who  are  engaged  in  the  Canal  trade  are  also  deep- 
ly interested  in  the  proposed  improvements.  At  present  at  least 
one  third  of  their  time  is  consumed  in  waiting  to  discharge  their 
'-cargoes  at  Georgetown,  and  delays  along  line  of  Canal. 

During  the  month  of  September  and  first  fifteen  days  of  October, 
’rthey  are  compelled  to  reduce  their  cargoes,  without  being  able  to 
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curtail  their  expenses.  Could  they  rely  upon  sufficient  water  to 
carry  120  tons  at  all  seasons,  and  a prompt  discharge  when  they 
arrive  at  Georgetown,  they  would  realize  larger  profits  than  at 
present. 

Believing  results,  so  much  to  be  desired  as  these  herein  enume- 
rated, can  be  attained  without  affecting  any  of  the  great  interests  of 
the  State,  but  will,  on  the  other  hand,  enable  the  Company  to  as- 
sist, to  a greater  extent  than  heretofore,  in  developing  the  vast 
mineral  resources  of  Western  Maryland,  and,  within  a short  period, 
make  a fair  return  to  the  Stockholders  and  State  Treasury,  your 
Committee  respectfully  recommend  the  adoption  of  the  revised  toll- 
sheet  herewith  submitted.  Respectfully, 

A.  P.  GORMAN, 

JAS.  G.  BERRET, 

D.  S.  BISER, 

M.  BANNON, 

Committee. 
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ENGINEER’S  REPORT. 


Annapolis,  May  31st,  1873. 

Hon.  A.  P.  Gorman, 

Prest.  Ghes.  & Ohio  Canal  Co. 

Sir  : — I respectfully  report  that  the  Canal  is  in  good  working  con- 
dition throughout. 

During  the  suspension  of  navigation  last  winter,  notwithstanding 
the  great  quantity  of  snow  and  the  intense  cold,  a large  amount  of 
work  was  done  in  repairs  generally.  All  locks  requiring  it  have  been 
thoroughly  overhauled,  and  the  masonry  put  in  good  repair.  In  some 
cases  a large  portion  of  the  lock  has  been  rebuilt,  as  at  the  Mountain 
Lock  above  Harper’s  Ferry,  &c.  The  lock-gates,  throughout,  have 
been  examined,  and  where  necessary  new,  gates  have  been  put  in. 
The  floors  of  several  locks  have  been  taken  up,  and  the  foundation 
timbers  underpinned  and  secured  by  concrete  ; on  the  whole,  the  con- 
dition of  the  locks  has  been  much  improved. 

The  condition  of  the  culverts  on  portions  of  the  line  has  been 
much  improved  by  the  use  of  large  quantities^  of  cement,  to  replace 
that  which  had  been  washed  out  and  allowed  to  remain  out  for  many 
years.  The  road  culvert  below  Point  of  Rocks,  which  was  leaking 
badly,  has  been  thoroughly  and  permanently  repaired.  This  work 
upon  the  culverts  is  still  going  on,  so  far  as  it  can  be  done  without  in- 
terference with  the  navigation  of  the  Canal. 

Most  of  the  aqueducts  have  been  leaking  more  or  less  for  years  past ; 
the  consequence  of  which,  owing  to  the  freezing  of  water  in  the  inte- 
rior of  the  walls,  has  been  a greater  or  less  injury  to  their  berm  para- 
pets and  spandrils.  This  injury  is  so  great,  in  the  cases  of  the  Seneca 
and  Tonoloway  Aqueducts,  that  it  will  be  necessary  to  take  down  and 
rebuild  a portion  of  the  bermb  side  of  these  structures.  But  for  the 
extreme  cold  weather,  this  work  would  have  been  prosecuted  during 
last  winter  by  putting  in  a trunk  at  Tonoloway,  which  would  render  it 
feasible  to  take  down  and  rebuild  so  much  of  its  bermb  parapet  spand- 
rils and  arch,  as  might  be  necessary,  without  interfering  with  the  navi- 
gation. This  can  be  done  in  the  case  of  Tonoloway  Aqueduct  on  ac- 
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count  of  the  width  of  its  water-way ; but  that  of  Seneca  Aqueduct  is 
so  narrow,  that  the  work  will  have  to  be  done  during  the  suspension 
of  navigation  in  winter.  Means  have  been  used  to  strengthen  these 
aqueducts,  and  I am  confident  that  no  apprehension  need  be  felt  of  a 
failure  of  either  of  them  ; but  timber  and  other  materials  for  the  con- 
struction of  trunks,  in  case  of  emergency,  have  been  delivered  at  points 
convenient  to  each  work. 

Dams  No.  4,  No.  5,  No.  6 and  No.  8,  are  in  good  condition  Dam 
No.  6 had  the  vertical  sheathing  of  its  downstream  face  thoroughly  re- 
paired during  the  low  water  last  fall,  and  an  examination  of  its  founda- 
tion showed  that  it  was  not  undermined,  as  was  feared.  There  is  good 
reason  to  believe  that  this  dam  will  last  for  many  years. 

Dams  No.  1 and  2 were  originally  built  of  stone  thrown  together 
and  covered  by  a rough  stone  arch  laid  dry.  Owing  to  some  defect 
in  the  plan  or  workmanship,  these  dams  began  to  fail  soon  after  their 
completion,  and  now  there  is  hardly  a trace  of  either  left.  They  have 
been  replaced  by  dykes  of  stone  and  brush,  which  have  required  an 
expenditure  of  large  amounts  annually  to  repair  the  damage  from  ice 
and  freshets.  Both  of  these  dams  were  broken  down  throughout  by 
the  ice  freshets  last  February  since  which  time  a large  force  has  been 
engaged  in  their  repair,  whenever  the  high  water  has  not  prevented  it. 

It  is  of  the  utmost  importance  that  these  dykes  be  replaced  by  per- 
manent dams  of  mortared  masonry,  especially  the  dam  at  the  ‘ ‘Little 
Falls.”  This  dam  is  required  to  supply  water  to  the  Georgetown 
level,  not  only  for  keeping  up  the  navigation,  but  to  fulfil  the  contracts 
made  with  parties  owning  water  leases,  and  also,  for  the  supply  of  the 
Alexandria  Canal.  The  quantity  required  for  all  these  purposes  is  so 
large,  that  it  is  with  the  greatest  difficulty  and  expense  that  the  present 
leaky  structure  can  supply  it ; and  with  all  this  expenditure  of  money, 
in  times  of  drought,  the  quantity  that  can  be  introduced  into  the  Canal 
is  insufficient. 

Dam  No  3,  near  Harper’s  Ferry,  is  also  in  an  insecure  condition, 
and  like  those  just  spoken  of,  requires  patching  up  every  year,  to  pre- 
serve a sufficient  height  of  water  in  the  feeder  level  for  the  passage  of 
loaded  boats. 

In  1858  the  U.  S.  Government  contracted  for  the  construction  of  a 
masonry  dam  at  this  point,  to  supply  water-power  to  the  armory,  and 
replace  the  old  dam.  Under  this  contract  the  new  dam  was  finished 
for  half  its  length  across  the  river  from  the  Maryland  side.  Congress 
having  failed  to  make  an  appropriation  for  its  completion,  and  the 
civil  war  having  broken  out,  it  has  remained  as  it  was,  with  little  other 
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damage  than  by  the  decay  of  the  timber  covering.  This  dam  is  low*, 
and  it  would  not  cost  a very  large  amount  to  complete  it. 

The  tow-path  protection  wall  below  Lock  No.  IS,  commonly  called 
“The  High  Wall,”  having  shown  signs  of  failure,  it  was  deemed  a 
proper  measure  of  precaution  to  secure  it  by  building  against  it  a 
strong  supporting  wall.  This  was  considered  necessary,  as  a breach  in 
the  tow-path  at  that  point,  where  the  bank  is  about  sixty  feet  above 
the  river,  would  have  entailed  a very  heavy  loss  upon  the  Company, 
both  in  the  cost  of  its  repair  and  the  consequent  suspension  of  naviga- 
tion. This  additional  wall,  containing  nearly  three  thousand  perches, 
has  been  built  in  the  most  substantial  manner,  and  has  added  greatly 
to  the  security  of  that  part  of  the  Canal. 

The  necessity  for  keeping  the  navigation  open,  with  as  little  inter- 
ruption as  possible,  limits  the  time  of  repairs  of  the  trunk  of  the 
Canal  to  the  winter  months.  At  this  time  little  more  can  be  done  than 
to  remove  bars,  rocks  that  have  fallen  into  the  Canal,  and  other  ob- 
structions to  the  passage  of  boats.  But  there  is  a large  portion  of  the 
Canal  where  the  depth  has  become  reduced  by  the  gradual  accumula- 
tion, for  years,  of  earth  washed  from  the  banks  and  slopes. 

The  removal  of  this  large  quantity  of  material  during  the  winter 
would  be  attended  with  great  difficulty  and  expense.  It  is  then  either 
a semi-fluid  or  frozen  mass,  and  would  have  to  be  wheeled  in  barrows 
across  the  tow-path.  It  can,  however,  be  removed  by  dredging  with- 
out interfering  wfitli  the  navigation  of  the  Canal,  and  with  great  com- 
parative economy.  I recommend  that  one  or  more  gangs  of  men  be 
steadily  employed  at  this  w„ork,  in  addition  to  those  engaged  in  ordi- 
nary repairs. 

The  basin  at  Rock  Creek  is  liable  to  be  more  or  less  filled  up  with 
gravel  and  sand  by  every  rain  which  is  sufficient  to  raise  that  stream , 
and  if  it  is  to  be  kept  clear  for  navigation,  it  is  absolutely  necessary 
that  a dredge  be  employed  there,  and  at  least  its  present  limits  main- 
tained at  the  full  depth  of  six  feet.  This  should  be  done  on  account 
of  the  large  trade  upon  the  Canal,  by  persons  engaged  in  burning  lime 
and  quarrying  stone,  who  generally  use  this  basin  as  their  point  of 
delivery. 

There  is,  also,  a very  large  business  growing  up  in  the  shipment  of 
gas  coal,  large  contracts  for  which  article  have  been  made  for  delivery 
at  the  gas  works,  located  on  or  near  this  basin.  Boats  loaded  with 
this  coal  are  now  taken  to  Alexandria  andtowed  back  to  the  George- 
town mole,  a circuitous  and  more  costly  route,  which  could  be  avoided 
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if  the  basin  was  kept  at  its  proper  depth.  A stronger  reason,  which 
affects  the  chief  interest  of  the  Canal,  its  coal  trade,  is  this ; if  any  acci- 
dent should  happen  to  the  Alexandria  Canal  or  the  Aqueduct  across 
the  Potomac,  which  would  cut  off  communication  with  Alexandria  by 
that  route,  there  would  be  no  means  of  reaching  that  city  by  the  boats„ 
of  those  companies  which  ship  from  that  point,  except  by  way  of  Rock 
Creek  and  the  out-let  lock  there.  Perhaps  three-eighths  of  all  the  coal 
freighted  is  transhipped  at  Alexandria;  and  in  case  of  accident  to  the 
Alexandria  Canal,  the  means  of  transhipment  at  Georgetown  would  be- 
altogether  inadequate  for  this  additional  quantity. 

An  appropriation  having  been  made  for  the  purpose,  measurements- 
have  been  made  preliminary  to  erecting  a steam-pump  on  the  71st 
Level,  either  at  Lock  No.  72,  ten  miles  below  Cumberland,  or  a short 
distance  below  the  mouth  of  Patterson’s  Creek,  to  supply  the  deficiency 
of  water  in  the  river  at  Cumberland,  which  past  experience  has  shown, 
to  exist  in  the  periods  of  drought  which  usually  occur  in  August  and 
September.  This  pump  will  probably  supply  this  deficiency  for  seve-- 
ral  years  to  come,  and  if  the  increase  of  trade  upon  the  Canal  shall 
then  require  a larger  quantity,'  recourse  can  be  had  to  the  more 
expensive  plan  of  a reservoir  in  the  valley  of  Evitt's  Creek,  which 
would  afford  an  ample  supply  for  the  Canal  worked  to  its  full  capac-- 
itv,  and  with  the  important  advantage  that  it  would  be  delivered  upom 
the  upper  or  feeder-level. 

Respectfully  submitted, 

T.  L.  PATTERSON, 

Engineer. 


32 


FORTY-FIFTH  ANNUAL  REPORT  OF  THE 


(A.) 

, Summary  Statement  of  the  Revenues  and  Expenditures  of  the 
Chesapeake  and  Ohio  Canal  Company,  for  the  year  ending 
-31s£  December , 1872. 


Revenues,  Viz.: 


’Tolls  accrued $459,654  59 

Less  amount  uncollected 1,834  07 

Water  Rents  collected 

$457,820  52 
11,466  94 
3,994  14 
479  36 
635  16 
3,877  50 

Rents  of  Houses  and  Lands  collected 

Sundries  sold  by  order  of  the  President.... 

< Eira^s  and  Penalties  collected 

Interest  on  Deposits 

Expenditures,  Viz.: 

‘Construction 

10,771  67 
67,629  91 
61,061  76 
56,813  71 
11,291  62 
1,845  82 
4,431  71 
6,427  32 
1,768  98 
812  63 

Repairs  Ordinarv 

11  Extraordinary 

Pay  of  Superintendents,  Collectors  and  Lock  Keepers... 
11  Officers...* 

Engineer  Department 

i Law  Expenses 

Contingent  Expenses 

Printino-  and  Stationery 

^Incidental  Damages 

Revenues  over  Expenditures. 


$478,273  62 


222,855  13 


$255,418  49 


Office  Chesapeake  and  Ohio  Canal  Company, 

Annapolis , Feb.  28,  1873. 

BENJ.  FAWCETT, 

Treasurer, 


CHESAPEAKE  AND  OHIO  CANAL  COMPNAY. 
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/ 


(B.) 

/ 

. Statement  exhibiting  the  amount  of  Tolls  which  accrued  to  the 
Chesapeake  and  Ohio  Canal  Company , in  each  month  during 
the  year  ending  31s£  December,  1872. 


1872. 

Ascending,  j 

Descending. 

Total. 

January j 

February , , 

$ 77  46 

$ 77  46 

March 

April 

817  72 
4,909  94 

15,802  78 
55,069  11 
57,398  42 
52,385  17 
52,658  05 
54,520  41 
47,607  06 
51,687  58 
32,795  18 
4,987  00 

16,620  50 
59,979  05 

Ma}r 

4,613  00 
4,376  63 
4,119  93 
4,235  62 
4,051  74 

62,011  42 
56,761  80 
56,777  98 
58,756  03 
51,658  80 
55,871  03 

June 

July 

August 

September 

October 

4.183  45 

November 

2,873  92 

35,669  10 

December 

484  42 

5,471  42 

$34,646  37 

I $424,988  22 

$459,654  59 

Of  the  above  amount,  there  remiins  uncollected  at  the  G-oorgetown  office,  the 
sum  of  $1,834*07. 


Office  Ches.  and  Ohio  Canal  Co., 

Annapolis,  Feb.  25 th,  1873. 

BENJ.  FAWCETT, 

C!k.  and  Treas. 
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Statement  of  Articles  transported  upon  the  Chesapeake  and  Ohio  Canal,  during  the  year  ending  Dec.  31,  1872. 
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Articles. 

1.  Ale,  beer  and  cider .... 

2.  Liquois  and  wines 

3.  Fish,  salt  and  fresh 

4.  Flour,  meal,  grain  A seeds. 

5.  Bacon  and  other  meats .... 

6.  Butter  and  lard 

7.  Furniture,  empty  bbls.,  Ac. 

8.  Herses  and  other  live  stock 

9.  Stone,  (wrought,) 

it).  Hardware,  wro  t iron,  nails 
11.  Tar,  pitch,  rosin,  &c, 

12,  Dry-goods  and  gi’ocenes. .. 

13.  Melons  and  fruits 

14.  Mill  offal.... 

15.  Potat.es,  turnips,  &c 

16.  Wagons,  carts,  plows,  Ac... 

17  . Iron  castings  & bloom  iron 
18.  Ovsters 

19.  Hay  and  straw,  oats 

20.  Salt.... 

21.  Lumber,  laths,  palings, 

shingles,  hoop-poles,  Ac.... 
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25.  Lime  and  cement j 

26.  Stone,  rough,  (perches,) 

27.  Rails  posts  and  timber 

28.  Ore 

29.  Coal 

30.  Coke 

31.  Bark,  (cords,) 

32.  Wood,  (cords,) 

33.  Plaster 

34.  Mauures 

35.  Powder 

36.  Sand 

37.  Corn  in  ear 

38.  Paper 

39.  Sundries 

Aggregate. ..^ 1 

% 


(C.) 

DESCENDING  TONNAGE  STATEMENT 
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shingles,  stages,  hoop-polesl 
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Total  Current  Expenses  of  the  Chesapeake  and  Ohio  Canal 
Campany  from  Jany.  ls£  to  Deer.  31  st,  1872,  inclusive. 


1 8 7 2. 

Construction. 

Repairs  Ordi- 
nary. 

1 

Repairs  Extra- 
ordinary. 

| Pay  of  Superin- 
tendents, Col- 
lectors & Lock- 
Keepers. 

Aggregate. 

January 

$ 1,759  08 

$ 12,917  32 

$ 4,619  81 

$ 19,296  21 

February 

7,192  73 

9,900  75 

4,619  81 

21,713  29 

March 

$ 192  00 

4,141  77 

6,200  00 

4,619  81 

15,153  58 

April. 

May 

150  00 
64  47 

6,651  86 
8,242  06 
6,289  42 
6,035  77 

4,550  00 

4,712  81 
4,836  81 
4,736  83 
4,807  28 

16,064  67 
13,143  34 

June 

4,070  95 
2,505  52 

15,097  20 
13,590  23 

July 

241  66 

August 

6,915  51 
5,632  14 

2,550  13 
3.207  56 

4,790  83 
4,789  28 

14,256  47 
16,240  89 

September 

2,611  91 

October 

3,140  47 

3,928  04 

5,576  87 

4,742  33 

17,387  71 

November 

2,644  64 

6,073  46 

4,937  50 

4,790  78 

18,446  38 

December 

1,726  52 

4,768  07 

4,645  16 

4,747  33 

15,887  08 

$10,771  67 

$67,629  91 

$61,061  76 

$56,813  71 

$196,277  05 

Add : 

Pay  of  Officers 

Engineer  Department.... 

Law  Expenses 

Contingent  Expenses 

Printing  and  Stationery, 
Incaental  Damages 


$ 11,291  62 

1,845  82 

4,431  71 
6,427  32 
1,768  98 

812  63 

$ 26,578  08 

$222,855  13 

Office  of  the  Chesapeake  and  Ohio  Canal  Company, 

Annapolis , Md.,  March  la?,  1873. 

BENJ.  FAWCETT, 
Clerk  and  Treasurer. 


Abstract  of  Receipts  into  and  payments  from  the  Treasury  of  the  Chesapeake  and  Ohio  Canal  Company,  for 
DR.  the  year  18Y2,  Benjamin  Fawcett,  Treasurer,  in  Acc.  with  the  Ches.  & Ohio  Canal  Co.  CR. 
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Annapolis,  February  28,  1873. 
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(F.) 

DR.  Chesapeake  and  Ohio  Canal  Company,  ( General  State- 


Capital  Stock 

State  (f  Maryland  Loan 

Interest  on  same  to  December  31,  1812. • 

Interest  paid  in  London  on  $4,375,000 

Guaranteed  dividends  payable  out  of  the  nett  prof- 
its of  the  Canal,  to  Dec.  31,  1872 

Premium  for  converting  paper  into  coin 


Post  Notes  bearing  interest,  of  various  dates.. 

Bonds  issued  in  payment  of  Post  Notes 

Acceptances  to  creditors 

Bonds  issued  to  creditors 

Bonds  issued  to  creditors  of  Potomac  Company. 
Interest  on  same  added,  to  Dec.  31,  1845 


Bonds  issued  for  completion  of  Canal 

Bonds  issued  for  repairs,  guaranteed  by  Virginia 
Bonds  issued  toSelden,  Withers  & Co.,  for  coupons 

paid 

Certificates  issued  for  repairs  prior  to  1845 

Certificates  issued  for  coupons  funded 

Interest  accrued  on  same  to  1st  October  1853... 


Registered  debt  and  interest  on  same  to  Dec.  31, 

1854 < 

Certificates  issued  to  creditors  of  Hunter,  Harris 

& Co 

Certificates  issued  for  Tolls,  payable  in  I860..., 

Balance  due  contractors 

Balance  due  on  Superintendencies 

Salaries  due 

Revenues  accrued,  viz  : Tolls 

Water  Rents., 

Rents  of  Houses  and  Lands 

Fines  and  Penalties *... 

Repayments  and  Miscellaneous  Revenue 


$2,000,000  00 
4,015,000  00 
663,611  94 

8,006,250  00 
9,975  00 


56,896  48 
19,150  55 


142,545  00 
4,295  44 


5,774,314  75 
171,628  21 
55,276  21 
1,867  49 
3,312  20 


$ 8,226,593  67 


$14,694,836  94 
372,599  00 
5,758  00 
122,139  52. 
163' 745  60 


$ 76,047  03. 

1,699,500  00 

200,000  00 

140,000  00 
1,235  59 


$ 146,840  44 

321,160  57 

91,048  99 
333  30 
88,798  63 
4,091  37 
1,574  01 


$ 6,006,398  80 


$32,362,701  52; 
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(F.) 


merit  from  its  Organization  to  31  st  December,  1872.)  CR. 


Construction  of  the  Canal 

Repairs  Ordinary 

u Extraordinary 

“ General,  under  Virginia  Act 

Acquisition  of  Lands 

Pa.y  of  Officers 

Pay  of  Superintendents,  Collectors,  Lock  Keepers, 

&c 

Engineer  Department 

Contingent  Expenses 

Law  Expenses 

Incidental  Damages 


$2, 230, 180  93 
758,777  34 
200,000  00 


Printing  and  Stationery I 

Postage 1 

Expenses  of  Maryland  Loan 1 

Expenses  of  Western  Section 1 

Interest  Acc.  and  Guaranteed  Dividends 

Profit  and  Loss 

Potomac  Company 

Selden,  Withers  & Company.  Coupon  Acc 

Balance  due  on  Land  Sales 1 

Balance  due  on  Rents 1 

Balance  due  from  Collectors,  Agents,  &c 

Amount  pd.  on  Coupon  Acc.,  Repair  Bonds  and 

on  Principal  of  Repair  Bonds 

Amt.  appropriated  to  Coupon  Acc.  Prfd.  Construc- 
tion Bonds 

Balance  in  Banks 


$10,753,720  05 


3,189,558  27 
431,536  58 
373,673  25 

914,499  55- 
461,193  20* 
85,873  59 
65,809  01 
43,494  98 
31,555  30 
3,803  29 
10,594  00 
9,483  21 
14,154.559  58 
877,473  06 
33  706  20 
140,000  00 
5,857'  00 
3,156  17 
4,471  71 

366,333  33 

329,925  00 
72,425  19' 


$32,362, 701  52- 


(Gr.) 

Comparative  Statement  of  Principal  Articles  of  Commerce  transported  upon  the  Chesapeake  and  Ohio  Canal 

for  the  Years  18?!  and  18*72. 
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BENJ.  FAWCETT,  Clerk  and  Treasurer. 


CHESAPEAKE  AND  OHIO  CANAL  COMPANY. 
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(H.) 

Total  Current  Expenses  of  the  Chesapeake  and  Ohio  Canal 
Company  from  the  1st  day  of  January  to  the  31s£  day  of  May 

m3. 


Date. 

1 

Construction.  | 

^ Repairs  Ordi- 
nary. 

Repairs  Extra- 
ordinary. 

i 

Pay  of  Lock- 
Keepers,  Su- 
perintendents 
and  Collec- 
tors. 

Aggregate. 

1873. 

January 

$ 529  75 

$ 4,848  18 

$ 4,980  67 
7,415  63 

$ 4,739  78 

$ 15,098  38 

February 

764  94 

4,046  34 

4,739  83 

16,966  74 
14,278  73 

March 

260  00 

3,812  81 

5,322  57 

4,883  35 

April 

156  00 

6,672  97 

4,331  75 

4,976  58 

16,137  30 

May 

443  50 

4,837  91 

4,313  20 

4,980  80 

14,569  47 

$2,154  19 

$24,218  21 

$26,363  82 

$24,320  34 

$77,050  62 

Add: 


Add: 

Pay  of  Officers $ 3,601  65 

Engineer  Department 1,322  52 

Law  Expenses 904  40 

Contingent  Expenses 3,194  31 

Printing  and  Stationery 339  63 

Incidental  Damages _ 263  95 


$8  6,611  08 
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Office  of  the  Chesapeake  and  Ohio  Canal  Company, 


Individuals. 

Total  Ship- 
ments. 

1 

Remarks. 

3 $ 2,433  03 

$ 31,728  09 

Spruce  Hill  Co. 

3 4,774  13 

107,309  00 

*$  2,009  15 

4 7,868  09 

110,879  03 

2,785  12 

0 5,764  15 

104,296  05 

2,684  17 

2 9,548  07 

101,690  15 

1,569  11 

6 7,850  07 

104,790  11 

766  10 

0 7,327  14 

90,564  10 

0 7,618  10 

99,374  04 

1 11,151  19 

62,385  17 

650  18 

1,346  15 

4 $64,988  15 

$814,365  09 

$ 9,816  05 

Sharpsburg. 

1 

1 Falling  Waters 

Four  Locks. 

Total. 

& Q 1 ^700  AQ 

$ 88  18 

$107  14 

Jl  , i AO  Ui7 

107,309  00 

91  08 

0109  15 

110,879  03 

1 OA  9Qft  AFi 

1 01  Qfi  1 ^ 

ville.  114  13 

111  16 

20  16 

Mil  1 O 

104,790  11 

on  KRA  1 A 

59  01 

«7U.  Do4  IU 

99^374  04 

is.  37  00 

108  04 

292  00 

62,385  17 

1 1 IK 

l?o40  10 

$331  19 

$327  14 

0481  12 

0814,365  09 

X. 


Statement  of  the  Expenses  of  the  Chesapeake  and  Ohio  Canal  Company,  from  June  1st,  1872,  to  May  81  st,  18t3. 
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Date. 

1872. 

June 

July 

August 

Septpmber ... 

October 

November  ... 
December. ... 

1873. 

January 

February  . ... 

March 

April 

May 

a 


!z 

n 


Office  of  the  Chesapeake  and  Oiijo  Canal  Company, 


1 8 T 2. 


nvr.) 

GENERAL  SHIPMENT®  FOR  TIIE  YEAR 
Coal  Shipment s and  Companion  by  whom  made. 


— 

! 

1 

T 

i 

XT' 

« 

IT 

HI 

if 

1,  ' 
l1 

if. 

11 

Total  Ship-  | 

— 

June rv; 

July 

See= 

November 

December 

$ 75  12 

151  07 
177  00 

27  OC 

13  12 
3 11 
21  00 
41  00 
34  05 

$ 5 00 
8 10 

4 05 

3 10 

4 15 
9 10 

29  12 
10  10 

$ 2,797  19 
18,690  15 
19,081  06 
17,916  07 
15,951  10 
14,331  14 
13,846  11 
16,134  06 
8,984  08 

j $ 4,791  02 

14^  937  08 
13,901  08 
| 13,730  15 

13,578  12 
12,748  06 
12,073  11 

$ 9,047  07 
31,452  07 
25,224  00 

2M3I  M 
24,717  04 
28,757  00 
15,589  10 

$ 2,647  14 
5,572  03 
7,351  04 
7,275  02 
6,781  10 
5,645  12 
1,613  04 
797  04 
3,067  18 

$ 2,098  Of 
5,837  17 
5,020  0(1 
4,180  10 
3,039  19 
5,082  03 
5 912  02 

2^880  09 

$ 3,547  15 

5*  033  14 
5,586  12 
2,553  17 

1 o’, 552  09 
13,268  14 

$ 3,765  08 
18,314  13 
23,577  04 
21,892  00 
21,714  12 
18,923  16 
13,847  00 
14,769  10 
9,172  01 

$ 2,433  03 
4,774  13 
7,868  09 
5*764  15 
9,548  07 

7^  327  14 
7,618  10 
11,151  19 
650  18 

$ 31,728  09 

1 1 0^  879  03 
104,290  05 

1 04’,  790  11 
90,564  10 
99,374  04 

j 1,346  15 

Spruce  Hill  Co. 
$ 2,009  1 5 
2,785  12 
2,684  17 
1,569  11 
766  10 



$459  19 

$208  00 

$97  112 

$127,740  10 

$107,436  13 

$315,804  07 

$40,751  11 

$41,218  12 

j $00,032  00 

$145,976  04 

$04,988  15 

| $814,305  09 

$ 9,816  05 

POINTS  TO  WHICH  COAL  SHIPMENTS  WERE  MADE. 


— 

1 

! 

Harper’s  Ferry. 

s’ 

i 

1 

J 

J 

I 

I 

i 

! 

| 

Total. 

If 

fife;-' 

December .......... .!..!! . . ] 

$ 30,273  07 
104,675  10 
107,611  17 
102,445  15 
99,867  08 
102.418  04 
87,911  09 
94,802  03 
56,033  14 
912  09 





$ 28  00 

93  07 



88  19 
194  00 
103  08 

$ 336  03 
1,241  19 
1,708  08 

691  15 
1,107  13 
748  15 
1,703  04 
1,827  02 

1$  216  05 
437  03 

328  19 
1 10  06 
212  01 
210  11 
546  01 
549  07 
115  06 

$ 441  02 
444  08 

668  01 
562  14 
671  13 
1,380  12 
1.786  06 
2,767  05 
319  00 

$ 333  12 
103  00 

$ 100  00 

$210  08 

$ 88  issmu 

Mercervilie.  114  l:i|  111  16 

•^,s  d.io8° 

k 

59  01 

$ 31,728  09 
107.309  00 
110,879  03 
104,296  05 

104,790  11 
90: 564  10 
99.374  04 

1^346  15 

Pt.  Rocks.  $99  10 
“ 98  01 

“ 98  09 

“ 98  04 

Pt.  Rocks.  78  09 
Knoxville.  117  05 

111  12 



100  03 
550  12 



87  06 
56  07 



Eils.  Ferry.  104  13 
68  01 

Kdi.  Ferry . 104  i 7 

$786,951  16 

$589  18 

$507  14j$10,043  05 

$3,011  04 

$9,509  10 

$1,789  05| 

$243  11 

$487  19 

$331  .9 

§481  12 

8814,365  09 

CHESAPEAKE  AND  OHIO  CANAL  COMPANY. 
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(NJ 

Receipts  into  the  Treasury  from  1st  June  1811,  to  ‘61st  May  1812. 


1811. 


June 

July 

August 
Sept..  .. 

Oct 

Nov 

Dec 

1812. 

Jany  ... 
Feby  ... 
March  .. 
April ... 
May 


$ 60,226  91 
43,006  31 
41,315  12 
54,333  11 
51,906  28 
51,031  40 
18,105  96 


89  96 
388  81 
6,985  55 
52,193  01 
65,664  11 


$445,901  85 


$ 131  25 
1,472  30 
558  15 
187  50 
1,286  25 
375  00 


1,671  25 
1,318  75 


1,421  62 
353  84 


$9,376  51 


M 'O 

U J3 

S ^ 

o 

m 

$ 36  00 

338  41 
154  25 


250  00 
62  50 
8L  00 


592  48 
224  50 
95  50 
416  75 
570  91 


$2,822  30 


2,139  46 


1,481  59 
198  88 


$3,819  93 


37  77 


196  50 
68  62 
10  00 
13  70 


449  16 


$775  15 


Total. 


$60,994  16 
44,854  '79 
42^088  72 
54,717  11 
53,511  15 
53,618  36 
18,200  63 


2,353  69 
1,932  06 
7,081  05 
56,562  19 
66,788  40 


$462,702  34 


Office  Ches.  and  Ohio  Canal  Co., 

Annapolis , May  31,  1873. 

BENJ.  FAWCETT, 

Treas. 
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(O.) 


'Statement  of  Receipts  into  the  Trersury  from  June  1,  18 1 2,  to 
31  st  May  1813. 


1872. 

Tolls. 

i 

Water-Rents. 

Houses  and 
Lands. 

Interest. 

1 

5S 

o 

a> 

a 

oS 

^QJ 

a 

in 

ii 

Total. 

June 

July 

August  . 

:Sept  

October. 

Nov 

Deer 

1873. 

- ,Tany 

$ 56,014  21 
53,515  10 
61,738  25 
50,800  59 
53,519  94 
47,924  52 
10,022  31 

$ 45  84 

1,662  50 

$ 1 00 
156  25 
62  50 
59  25 
250  00 

53  93 

$ 56,061  05 
55,387  78 
61,800  75 
51,763  44 
55,938  07 
48,549  52 
15,698  48 

2,168  13 
625  00 
2,200  01 

898  60 

5 00 

1,565  00 

1,244  50 

666  66 

Fphy  ... 

150  00 
1,200  00 
1,585  06 

108  00 
173  50 
250  00 
37  00 

258  00 
4,692  96 
55,674  51 
49,109  22 

March  .. 
April .... 

■Hay 

1,932  61 
53,675  00 
49,072  22 

1,386  85 

164  45 

$438,214  75 

$9,636  54 

$2,662  50 

$3,583  88, 

$836  11 

$454,933  78 

Office  Ches.  and  Ohio  Canal  Co., 

Annajpolis , May  31,  1873. 

BENJ.  FAWCETT, 

Treas. 


